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Slattery Skanska Incorporated 
* Lane Construction Corporation 
A Joint Venture 



SUBCONTRACT AGREEMENT 



BETWEEN 



I SL, a JOINT VENTURE 

I .OF 

I SLATTERY SKANSKA, INC. 

1616 Whitestone Expressway 
1% WMtestone, NY 11357 

and 
THfe LANE CONSTRUCTION CORPORATION 
^ 96SEast Main Street 

ij Meriden,CT 06450 



and 



PROJECT: 



L & L CONSTRUCTION ASSOCLVTES 

6300 Dowerhouse Road 
Upper Marlboro, Maryland 20772 



lECEcW 



SEP 2 9 2003 



PJIEWYORKAVENUE "POCKET" STATION 
I HASE 2: GLENMONT ROUTE 
CONTRACT NO. 1B0035, SECTION JDC 

\/ashington MettopplitanAreaTiansitAufliority 

N lain ConstaK^titm Package Fot New Station, Trackwork, & Systens 

SlattoyJobNo, SC458 

SuteQ^act.#45S.lS ^ 



Slattery Skanska, Inc. 
Virginia Office 
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Urte ConstrucUon CoriXK^aition 
AJointVemure 
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StattefySk»is)Ea Incorporated 
Lane CtmstrucSon coiporation 
Ajotnt venture 



AGREEMENT, made at d entered into this 



SUB^ONTRACTAGREEMENT 




, in the City and State ofNew York, by and 
SKA, INC. and THE LANE 



between SL, a JOINT\ENTURE OFSI^ATTERYS] 

CONSTRUCTION CC (RPORAnON, of 1616 Whitestone Bqjressway, Whitestone, New Yoric 11357, 

haeinaflerrefen:edtoas'"SL''JOINTVEt«JTlIREor "Contractor", and L&LCONSTRUCnON 

ASSOCIATES of 63()(^DoweihouseRoajd,Uppa- Marlboro, MatylaM 20772, hoieinaflCT 

"Subcontractor". 



WITNESSETH: 

WHEREAS, flie WASHJNGTON METROPOIirAN AREATRANSIT AUTHORITY (the •'Ownei") 
advotised for bids and requested proposals to construct a certain public inqirovemeat described as New York 
Avaiue Station Construdtion, Project 1B0035, Section JDC, Phase 2, Glenmont Roxite (the "Project"); and 

WHEREAS, foUowing ^e submission of proposals, the Owna- contracted with "SL" JOINT VENTURE to 
design and construct the hew station and associated work in accordance with and pursuant to a contract known and 
designated as Contract 1B0035, Section JDC, Phase 2, Glenmont Route, (the 'Trime Contract"); and 

WHEREAS, "SL" JOEfO" VENTURE, stibject to the ^)proval of tiie Owner, has agreed to retain Subcontractor 
to jjerform a part of the Fiime Work includeid within the scope of work, and Subcontractor has agreed to be so 
retained to paform and s!t5)ply the portions of such woric, labor; services and materials as hereinafta- detailed and 
defined in Article 2 as flie "Worij". 

NOW THEREFORE, ♦^L" JOINT VENtURE and Subcontractor, upon the teems and conditions heidnafla- 
set forth and for flie considaation hoieinaf^ specified, eater into this Subcontract Agreement (the "Subcontract"), 
and in so doing mutually covoiant and agree as folloMs^: 



ARTICLE 1 - CONTRACT DOCUMENTS 

1 . 1 The contract documents (collectively the "Contract Documents"), wiiich are incorporated by reference 
hsma insofiir as each and evoy part thereof is ^jplicable to this Subcontract and the Work to be undertake by 
Subcontractor hereunda; shall consist of th^ following: 

(a) This Subcontract Agreanqit, including any Rideis, Progress Schedules and Exhibits armexed to it 
and made a part of it; 



(b) The Priine Contract; along with all plans, q)ecifications, drawings for the project, and schedules 
ofworW 
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Une CoTOtructjon Carp«»tkm 



30.4 All dimensions and elevalions, indicated on flie plans, are to be verified in the field by Subcoatractor, who 
shall assume the leqxjnsibility for any enois or discrepanciea 

30.5 Sxibccntractor shall keq) a coo^etent superintendent or foreman on the wodc at all times to whom "SL" 
JOINT VENTTIRE's siqjerintendent may issue instructions and who shall have fiill authority to cany out all 
instructions issued by "SL" JOUST VENTURE'S siqwrintendent 



AKnCLE 31 -GOVERMNG LAWS AND VENUE 

The interpretation of tbis Subcontract including any allegsdbreachhereoC diall be governed by the laws 
of the State ofNew York. Any action at law or equity canmencedby Subccxitractsr or "SL" JOBST 
VENTURE on causes of action arising under this Subcmtract shall be filed, and venue shall lay, exclusiveiy in 
the Svpeme Court of the State ofNew York, County of Queens, before a Justice of said Court The Parties hereto 
hereby waive the ri^t to trial by jury. Further; flie parties hereto hessby submit to the jurisdiction of said Court in 
all matters arising imderfiiis Siibcontract 



ARTICLE 32 - COMPLETE AGREEMENT AND / OR ORAL MODIFICATION 

Except as expressly set forth herein, there have beenno representations by eitherparty to the otherto 
induce execution of this Subcontract and aH prior negotiations and understaixling with reqject to the subject 
matter are merged hereirL This Subcmtract shall be binding on and inure to be benefit of the succesors and 
assigns ofthe reactive parties. This Subcontiactcamot be amended orwaived except by writteninstrament 
signed by the parties or their respective successor in interest 
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SlattetySkanska Incorporated 
iwe Constnxlion Corpoalion 



IN WITNESS WHEREOF, the parties hereto have duly executed this Subcontract the day and year first 
above written. 

SL, a JOINT VENTURE OF SLAITERY SKANSKA, INC. 
and THE LANE CONSTRUCTION CORPORAnON, 

CONTRACTO?^" 



g^\3ve>\c.3 



Date 



/ 








I^-^A-^ 



^frj:€rt^^0^'/1^fA 



Iward F. Hdifcidet; RE. 

Area Manager/Senior Estimator 

Name and Tide 

Date 

Name and Title i 

Date ( 



Initiala^ 



26 



i^ 
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TY 



ACKNOWLEDGEMENT OFCONTRACTOR 



State of ^V~. ^. .. . ^- ) 



)ss.: 
) 



County o K^ X^bXW 

On Ha^ c^ cay of ^gy^'^S-^^^q^ 2003, before me personally came and a ppeared Edward jHollander. 
RE ., to me taiown, who, being by me duly sworn, did depose and say that he/she resides a t 1384 01d,Bridge Road 
Woodbridge. Virania 22192. that he is the Area Managg/ Senior Estimator o f ''SL" JOUST VENTURE OF 
SLATTERY SKANSKA, INC. and THE LANE CONSTRUCTION CORPORAHON, the corporation 
described in and \\4uch executed the foregoiiig instrumenit arid that he is ddy authorized to execute the said 
instniment on behalf of SL, a JOINT VENTURE OF SLATTERY SKANSKA, INC. and THE LANE 
CONSTRUCTION CORPORAHON. 



NbtatyPubKc 



My commission expires: '^\-=g>Ovc>~\ 



(SEAL) 



ACKNOWLEDGEMENT OF SUBCONTRACTOR 



Si^of 



I 



Qti ttiis ^ day of <&^Pf%d«1fo fe| ^ . 2003, before me pasonally came sai qjpeared 

^jl-A<fceg ^ if^tl^-"^ , to me kiwwn, who, being by me duly sworn, did depose and say that 

he/she resides at |?t>^ N<rH^gL3MA f^v^E,. y^/O^ Hlitfagg V<10 . , . that 
he/dae is the fcgiSpsTmr <gAaiiigfeL ^tUJd^L- ofL&LCOI^TRUCnON 
ASSOCIATES, flie corporation described in and which executed flie foregoing instrument; and that he/she is duly 
authorized to execute flie said instalment on behalf of L & L CONSTRUCTION ASSOCIATES 



My commission expires: ^/'7/&^^(p 
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Nolar)' Public 



l%ter? FttKie. Slate Wffll 
Prince Seorpe'8 Cci»%' 



r 
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